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Message Text 


UNCLASSIFIED 

PAGE 01 NASSAU 00831 21131 1Z 
63 

ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO A-01 SY-05 ABF-01 /018W 

123643 

R 202047Z MAY 75 
FM AMEMBASSY NASSAU 
TO SECSTATE WASHDC 6747 

UNCLAS NASSAU 831 

E. O. 11652: N/A 
TAGS: ASEC ABLD 

SUBJ: SECURITY MEASURES FOR NEW ER 

1. EMBASSY, IN CONSULTATION WITH LOCAL POLICE, HAS ARRIVED AT 
THE FOLLOWING AS MINIMUM SECURITY MEASURES TO BE INSTALLED 
AT NEW EMBASSY RESIDENCE PRIOR TO ANTICIPATED OCCUPANCY THIS 
FALL: 


A) 10-FOOT CHAIN LINK FENCE INSTALLED ON NORTHERN, SOUTHERN, 
AND WESTERN BOUNDARIES AND 60 TO 100 FEET BEYOND PRESENT 
EASTERN BOUNDARY OF SAFFRON HILL PROPERTY (USG OWNS ADJACENT 
PROPERTY). 

2. ELEVATION OF FRONT STONE WALL TO APPROXIMATELY EIGHT FEET 
IN HEIGHT AND INSTALLATION OF WROUGHT IRON GATE AT FRONT 
ENTRANCE. (CHAIN LINK FENCE WOULD BE INSTALLED DIRECTLY 
BEHIND THIS WALL). 

B) CONSTRUCTION OF COMBINATION POLICE GUARD QUARTERS/TOILET 
AND EMERGENCY GENERATOR SHED IN AREA PRESENTLY OCCUPIED BY 
LAUNDRY YARD ADJACENT TO MAIN HOUSE. 

C) AUGMENTATION OF PRESENT GARDEN LIGHTING. 

3. REQUEST DEPARTMENT EVALUATE ABOVE IN VIEW RECENT VISIT 
TO POST BY SY REPRESENTATIVES AND A/FBO'S GRZYBEK. IF DEPART 
MENT CONCURS EMBASSY WILL OBTAIN ESTIMATES FOR WORK AND 
ADVISE. 

UNCLASSIFIED 

UNCLASSIFIED 
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4. DEPENDING ON AVAILABILITY OF FUNDS, WORK COULD BEGIN IMME- 
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DIATELY OR BEGINNING OF FY'76 AS PART OF PHASE I OR PHASE II 
OF GENERAL RENOVATIONS. 

WEISS 
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